OFFICE OF THE PURCHASING AGENT 


TOWN OF ARLINGTON 
730 Massachusetts Avenue 
Arlington, MA 02476 


Telephone 781.316.3003 
Fax 781.316.3019 


February 28, 2023 
Invitation for Bid #23-10 


Parmenter School Water & Sewer Service Renewal 


ADDENDUM NO. 1 


This addendum is to correct the project schedule and liquidated damages described in 
the bid documents, Section |. INVITATION FOR BID, p. 2. 


Delete the entire paragraph beginning with the words “Time is of the essence..” and 
replace with: 


Time is of the essence. Work at the site shall begin on July 1, 2023, at which 
point the school building will be unoccupied. All service line connections must be 
restored and fully operational on or before July 9, 2023, so that the building can 
be re-occupied by July 10, 2023. Liquidated damages of $500 per day will be 
applicable for each day after July 9, 2023, that said connections are not restored 
and fully operational. Restoration of the site must be complete by August 31, 
2023. 


All other terms and conditions of the bid documents remain unchanged. 


ADDENDUM MUST BE ACKNOWLEDGED ON THE BID FORM. FAILURE TO 
ACKNOWLEDGE ANY OR ALL ADDENDA COULD RESULT IN REJECTION OF 
YOUR BID AS NON-RESPONSIVE. 


Mary Ellen De Natale 
Purchasing Officer 
Town of Arlington 


